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SHAHEED Z.A. BHUTTO CAMPUS, 
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OF TENDER 
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v f MK11RAN UNIVERSITY OF ENGINEERING & TECHNOLOGY , 

SHAHEED ZA LEIOIJAR ATI Hill) IK) CAMPUS, KHAIRPUR M1ICS 

No. M U ET/SZA B/K H P-C/A R(Estt:)/ 79 
Dated: 01-02-2016 


NOTIFICATION 

It is notified lor the general information of all concerned that with the approval of the competent 
authority and in fulfillment of the requirement of Rule No. 7 of SPPRA Rules 2010, the Pro-Vice 
( hancellor. Mehran University of Engineering & Technology, Shaheed Zulfiqar Ali Bhutto Campus 
Khairpur Mil 's has been pleased to rc-constilutc the “ Procurement Committee” for the procurement 
of furniture • Fixtures / Works / Goods/ for various Buildings of MUET, Shaheed Z.A Bhutto 
Campus Khairpur Mirks, due to recently retirement of Mr. Riaz Ahmed Arian, Associate 
Prolessor(External Member) from his services from Government College of Technology, Khairpur 
Mir s. The name of Mr. Ghulam Mujtaba Abbasi, Executive Engineer (Electrical). SALU Khairpur 
Mir's has been recommended by Project Director. 


File revised Comm i ttee is consisting of the following:- 

\A ngr. Sajjad Hussain Memon Convener 

Project Director 

2. Mir Sajjad I lussain Talpur External Member 

Principal PTT1/GCT. Khairpur Mirks 

T In-charge Chairman of concerned Department Member 

4. Mr. Ghulam Mujtaba Abbasi External Member 

Executive Engineer (Electrical) 

SALU Khairpur Mirs 

5. Divisional forest Officer Khairpur External Member 

(>. Mr. Waqas Ali Channa Member 

Deputy Director Finance 
MUET. S/.AB, Campus. Khairpur Mir's 

7. I-ngr. Naveed Ali Brohi Secretary/Member 

Assistant Engineer (Electrical) 


TERMS OF REFERENCE OF THE COMMITTEE: 

% 

I. Preparing Bidding Documents 

II. Carrying out technical as well as financial evaluation of the bids. 

III. Preparing evaluation report as provided in Rule 45. 

IV. Making recommendations for the award of contract to the competent authority. 

V. Perform any other function ancillary and incidental to the above. 







.j|g yTF,HRAN UNIVERSITY 


OF ENGINEERING & TECHNOLOGY, JAMSHORO 

Dated: tf. .07.2017 



Reference 

Office Notification No.MUET/SZAB-C/KHP/AR(Estt: )/-847 dated 15.11.2014. 


NOTIFICATION 

No.Estt:(Teach: of 2017. In continuation to above on recommendations of 

Pro Vice Chancellor, Mehran University of Engineering & Technology Shaheed Zulfiquar Ali 
Bhutto Campus Khairpur Mirs, it is notified for the general information of all concerned that 
competent authority of the University has re-constituted Complaint Redressal Committee of MUET, 
SZAB Campus Khairpur Mirs’consisting of the following members: - 

1. Prof. Dr. Mukhtiar Ali Unar, Convenor 

Pro Vice Chancellor, 

MUET, SZAB Campus Khairpur Mirs’. 


1. Engr. Imdad Hussain Sial, 
Project Director, 

Shah Abdul Latif University, 
Khairpur Mirs’ 



The Divisional Accounts Officer, 
Khairpur Mirs’. 


Member 


Member 


The Terms of References (ToRs) of the above committee shall be to address the complaints of 
bidders / contractors that may occur during the pre-qualification of contractors for Civil / Electrical / 
External Development Works of MUET, SZAB campus Khairpur Mirs’ as per Rule No.31 of 
SPPRA Rules, 2010 (Amended 2017), Government of Sindh. 



REGISTRAR 


Copy f.w.cs to: 

1. All Committee Members. 

2. The Secretary to Vice Chancellor, MUET, Jamshoro. 

3. The Secretary to Pro Vice Chancellor, MUET, Jamshoro. 

4. The Secretary to Pro Vice Chancellor, MUET, SZAB Campus Khairpur Mirs’. 

5. Master File. 

6. Personal File. 


Paroo Mai 











LIST OF BID ISSUED / BID RECEIVED 


Name of Work:- Coloring and Painting work of Civil Engineering 

Department at MUET, Shaheed Z.A Bhutto Campus 
Khairpur Mir’s. 


S.# 

Bid Issued 

Bid Received 

1 . 

M/s Mazhar Enterprises, Hyderabad 

M/s Mazhar Enterprises, Hyderabad 

2. 


M/s Zaidi Enterprises, Karachi 

Downloaded from Authority’s website 











Attendance Sheet of Members Procurement Committee. 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, SHAIIEl D /.A 
BHUTTO CAMPUS KHAIRPUR MIR’S 


Name of Works 

Coloring and Painting work of Civil Engineering Department at MUET, Shaheed Z.A Bhutto Campus Kliairpur 
Mir’s. 


Dated: 07-12-2017 

Time: 11:30 AM 


Sr.No. 

Name of Representative 

Name of Firm/ Departments 

Designation 

Signature 

1 

Engr. Sajjad Hussain Memon 

Project Directorate 

MUET, SZAB Campus Kliairpur 

Project Director 


2 

Engr. Mir Sajjad Hussain Talpur 

PTTI/GCT, Khairpur Mir’s 

Principal 

Vc 

3 

Dr. Syed Naveed Raza Shall 

Civil Engineering Department 
MUET, SZAB Campus Khairpur 

Chairman 


4 

Engr. Ghulam Mujtaba Abbasi 

Shah Abdul Latif University, 
Khairpur Mir's 

Executive Engineer (Electrical) 

o 

5 

Mr.Maqsood Ahmed Memon 

Forest Department 

Divisional Forest Officer 


6 

Mr.Waqas Ali Channa 

Finance Department 

MUET, SZAB Campus Khairpur 

Deputy Director Finance 


7 

Engr. Naveed Ali Brohi 

Project Directorate 

MUE 1, SZAB Campus Khairpur 

Assistant Engineer 

V J 



























TENDER OPENING SHEET 


















BIDDERS QUALIFICATION REPORT 
Rule-46(i) single Stage one Envelope Procedure 


Name of Work - COLORING AND PAINTING WORK OF CIVIL ENGINEERING 
DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR 
MIR’S 

Date and Time of Bid Opening: 07.12.2017 at 11:30 A.M 


Name of Bidder: M/s Zaidi Enterprises, Karachi 


Sr.# 

Eligibility 

Yes 

No 

Remarks 

1 

The Bidders should have at least 05 years successful 
experience of same service which could be verified 
through work orders along with completion certificate 
by the concerned authority 


z 1 


2 

The Bidder/s should be the tax payer and registered with 
GST. 


y 


3 

The Bidders should have at least Rs. 1,000,000.00 annual 
turnovers which would be verified by bank statement 





Name of Bidder: M/s Mazhar Enterprises, Hyderabad 


Sr. 

# 

Eligibility 

Yes 

No 

Remarks 

1 

The Bidders should have at least 05 years successful 
experience of same service which could be verified through 

work orders along with completion certificate by the 

concerned authority 


v/ 

'A-*' 

<TTv^44-«/ , 

2 

The Bidder/s should be the tax payer and registered with 
GST. 




3 

The Bidders should have at least Rs. 1,000,000.00 annual 
turnovers which would be verified by bank statement 






Engr. Mir Sajjaci Hussain Talpur 
Principal PTTI/GTC, Khairpur Mir's 
External Member 



Mr.Maq.sood AHmed Memon 
DivisionalftTresfOfficer Khairpur 
external Member 



Dr.Syed Nav^e> 

Chairman Civil Engg. Deptt: 

MUET, SZAB Campus Khairpur Mir’s 




Mr. Ghulam Mujtaba Abbasi 
Executive Engineer (Electrical) 
SALW, Khairpur 
External Member 

Engr.Naveed Ali Brohi 
Assistant Engineer (EL), 

SZAB Campus Khairpur Mir’s 
Member / Secretary 


Engr.Sajjad Hussain Memon 
Incharge Project Director 

MUET, Shaheed Z.A Bhutto Campus, Khairpur Mir's/ Convener 























Record of Bid Opening 


NAME OF WORK:- Coloring and Painting work of Civil Engineering Department at 

MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

Date and Time of Bid Opening: 28-11-2017 at 11:30 AM 

The Bid opening committee checked the bid that was received in Project Directors office, and 
ensured that total number of bid received was Two (02) & was properly sealed. (List attached as 
annexure-A). 

The committee opened the bid of Coloring and Painting work of Civil Engineering Department 
at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s at the above time and date in presence 
intending of contractor / representative (Attendance sheet is attached as annexure-B). 

The bidder name along with the offered bid amount and presence of a correct bid security was read 
aloud by the committee as follows:- 


s.# 

NAME OF BIDDER 

BID 

AMOUNT 

BID SECURITY 
AMOUNT 

NO. AND DATE OF BID 
SECURITY/ CHEQUE/ 
GUARANTEE WITH 
BANK NAME 

REMARKS 

PAKISTANI RS. 

PAKISTANI 

RS. 

1 . 

M/s Zaidi 

Enterprises, 

Karachi 

Rs. 1,484.319.17 

Rs. 75.000.00 

Call Deposit P.O. 

No.9409497,Faysal 

Bank Binoria Site 
Karachi Dated: 06-12- 
2017 

More than 

required 

2. 

M/s Mazhar 
Enterprises, 
Hyderabad 

Rs. 1.484.319.17 

Rs.75.000.00 

Call Deposit P.O. No. 
18734119, HBL Bank 
Mall Road Khairpur 
Dated: 06-12-2017 

More than 
required 



Engr. Mir Sajjad Wussain Talpur 
Principal PTTI/GcV, Khairpur Mir's 
External Member 



Chairman Civil Engg. Deptt: 

MUET. SZAB Campus Khairpur Mir*s 
Member 



Engr. Ghulam Mljjtaba Abbasi 
Executive Engineer (Electrical) SALU, 
Khairpur Mir’s (External Member) 




Assistant Engineer (Electrical). 

Member / Secretary 

SZAB Campus Khairpur Mil 's 


Engr.Sajjad Hussain Memon 
In-charge Project Director 

MUET, Shaheed Z.A Bhutto Campus, Khairpur Mir’s/Convener 















Bid Evaluation Report 

1. Name of Procuring Agency: Mehran University of Engineering & Technology', Shaheed Z.A 

Bhutto Campus Khairpur Mir’s. 

2. l ender Reference No:PD/MUET/KIIP/-348 Dated: 15-11-2017 

3. Tender Description/Name of work/item: Coloring and Painting work of Civil Engineering Department at 

MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

4. Method of Procurement: Domestic / Local 

5. Tender Published: SPPRA W ebsite on 16-11-2017 

Print & Electronic Media (SPPRA Sr. No. 35264 , website on dated: 16-11-2017 & MUET\ 
SZAB Campus website on dated: 19-1 l-2017)(Daily Sindh Express Dated: 17-11-2017, The 
News Dated: 17-11-2017 & Rozana Jung Karachi Dated: 17-11-2017). 

6 . Total Bid documents Sold: One (01) No. 

7. Total Bids Received: Two (02) No. 

8. Technical Bid Opening date: (if applicable) N/A 


(Provide details in separate form) 


9. No. of Bid technically qualified (if applicable): 

10. Bid(s) Rejected: _ NIL _ 


N/A 


11. Financial Bid Opening date: 

12. Bid Evaluation Report: 


07-12-2017 


No 

Name of Firm or 
Bidder 

Cost offered by 
the Bidder 

Ranking in 
terms of 
cost 

Comparison 

with 

Estimated cost 

Reasons for 
acceptance/ 
rejection 

Remarks 

0 

1 

2 

3 

4 

5 

6 

1. 

M/s Zaidi Enterprises, 
Karachi 

Rs. 1.484,319.17 

1 st lowest 

-1% Below 

Accepted for having 
related experience & 
fulfilling other requirement 


2. 

M/s Mazhar 

Enterprises, 

Hyderabad 

Rs. 1,484,319.17 

1 st lowest 

-1% Below 

For not having related 
experience, hence rejected 
as per rule No. 46(i) (a). 



Signatures of the Members of the Committee. 



Engr. MiFSajjadYlussain Talpur 
Principal PTTI/GCT, Khairpur Mir's 
External Member 


med Memon 
“Dffioer Khairpur 



Dr. Syed Nav££d Raza Shah 
Chairman Civil Engg. Deptt: 

MUET, SZAB Campus Khairpur Mir’s 
Member 


in 




Engr. Ghulam Mujtaba Abbasi 
Executive Engineer (Electrical) SALU, Khairpi 
External Member 





hanna 
Finance 
Campus Khairpur MirVMember 


<Ar 

Ei(gV*Naveed Ali Brohi 
Assistant Engineer (Electrical), 
Member / Secretary 
SZAB Campus Khairpur Mir’s 


Engr. Sajjad Hussain Memon 
In-charge Project Director 

MUET, Shaheed Z.A Bhutto Campus, Khairpur Mir's/Convener 





























FB-1 


FORM OF BID 


3. 


4. 


Bid Reference No. Coloring and painting work of Civil Engineering Department at MUET, 
Shaheed Z.A Bhutto Campus Khairpur Mir’s. 

1. Having examined the bidding documents including Instructions to Bidders, Bidding Data, and 
Conditions of Contract, Specifications, Drawings and Bill of Quantities and Addenda Nos. 

_for the execution of the above-named work, we/I, the 

undersigned, offer to execute and complete the work and remedy any defects therein in 
conformity with the Conditions of Contract, Specifications, Drawings, Bill of Quantities and 





of /4£<!3/^ks. 
2 /r?o ^'j p (Rupees 


may be ascertained in accord; 


%lfce with/ffie 


pees 

) or such other sum as 


e said conditions. 


We/I understand that all the Appendices attached hereto form part of this bid. 

As security for due performance of the undertakings and obligadmi^of this bid, we/I submit 
herewith a bid security in the amount of Rupees J&U 

(Rs- ^75 ~OOOj r _ _) drawn in your favour or made payable to procuring agency 

and valid for a period of from the date, bid is opened. 

We/I undertake, if our bid is accepted, m ctfmmence the works and to complete the whole of 
the works comprised in the contract within the time stated in Anp£i>dvx-A tp^Bid. 


5. We/I agree to abide by this bid for the period of 




5m the date fixed for opening 


the same and it shall remain binding upon us and may be accepted at any time before the 
expiration of that period. 


Unless and until a formal Agreement is prepared and executed, this bid, together with your 
written acceptance thereof, shall constitute a binding contract between us. 

We do hereby declare that the bid is made without any collusion, comparison of 
figures or arrangement with any other bidder for the works. 


We understand that you are not bound to accept the lowest or any bid you may receive. 


9. We undertake, if our/my bid is accepted, to execute the Performance Security referred to in 
Clause 10 of Conditions of Contract for the due performance of the Contract. 


10. 


We confirm, if our bid is accepted, that all partners of the joint venture shall be liable jointly 
and severally for the execution of the Contract and the composition or the constitution 
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of the joint venture shall not be altered without the prior consent of the procuring agency. (Please 
delete this in case of Bid form a single bidder) 

in the capacity of_duly authorized to sign Bids for and on behalf of 

Dated this ol day^p f 1 L- _ 20 1 f 

-d/s 'ZdfOi eVT^vl/^ri r-c 

(Name of Bidder in Block Capitals) 



Address: 

Li. ^ /) / -/ 4 /£4&4zr4-r 


Occupation: f&j//, //'Littf/tfS'i (_ 
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Comaparative Statement 

COLORING AND PAINTING WORK OF CIVIL ENGINEERING DEPARTMENT AT MUET, SHAHEED Z.A BHUTTO CAMPUS 

KHAIRPUR MIR’S. 
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Engr Sajjad Hussain Memon 
In-chargc Project Director 

MUET, Shaheed Z.A Bhutto Campus, / Khairpur Mir’s/ Convener 
Page 1 of 1 

























MEHRAN UNIVERSITY OF ENGINEERING AND TECHNOLOGY. SHAHEED Z.A 

BHUTTO CAMPUS KHAIRPUR MIR'S. 


MINUTES OF PROCUREMENT COMMITTEE FOR COLORING AND PAINTING WORK OF 

CIVIL ENGINEERING DEPARTMENT AT MUET. SHAHEED Z.A BHUTTO CAMPUS 

KHAIRPUR MIR’S HELD ON 07.12.2017 AT 11:30 A.M IN THE OFFICE OF PROJECT 

DIRECTOR AT MUET. SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR'S. 


The Meeting of Procurement committee for Coloring and painting work of Civil Engineering 
Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s, was held on 07.12.2017 at 11.30 a.m 
in the office of Project Director at MLIET, Shaheed Z.A Bhutto Campus Khairpur Mir's. The following 
attended the meeting. 


Engr.Sajjad Hussain Memon 

Project Director 

MUET, SZAB Campus Khairpur Mir’s 

Convenor 

Engr. Mir Sajjad Hussain Talpur 

Principal PTTI/GTC, Khairpur Mir's 

External Member 

Dr.Syed Naveed Raza Shah 

Chairman Civil Engg. Deptt: 

MUET, SZAB Campus Khairpur 

Member 

Mr. Ghulam Mujtaba Abbasi 

Executive Engineering (Electrical) 

SALU, Khairpur Mir’s. 

External Member 

Mr.Maqsood Ahmed Memon 

Divisional Forest Officer Khairpur 

External Member 

Mr. Waqas Ali Channa 

Deputy Director Finance 

Member 

Engr. Naveed Ali Brohi 

Assistant Engineer (EL), 

MUET, SZAB Campus Khairpur 

Secretary / Member 


The meeting started with the name of Almighty Allah. Afterwards, Project Director welcomed the 
participants and thanked them for attending the meeting. 

Lateron, the agenda was discussed and following recommendations were made as under: 


ITEM NO.OI TO OPEN AND SCRUTINIZE THE BIDS RECEIVED FROM THE FIRMS FOR 
COLORING AND PAINTING WORK OF CIVIL ENGINEERING DEPARTMENT 

AT MUET. SHAHEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 

The Project Director informed the committee that the bids were invited for Coloring and painting work of 
Civil Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s vide letter 
No:PD/MUET/KHP/-348, Dated: 15-11-2017. The NIT along with the bidding documents were hoisted 
on SPPRA website and MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s website. Total 01 No. 
contractor purchased the tender document from the office of Project Directorate and 01 No. contractor 
















downloaded from authority’s website and 02 Nos. submitted the bids duly filled. The Tenders/ bids were 
opened on 07.12.2017 at 11:30 a.m in the presence of contractors and committee members. The amount 
quoted / offered by the contactors was read aloud and recorded in the bid opening sheet which was then 
signed by the committee members and available / present contractors. 

The following bidders submitted their bids. 

1. M/s Mazhar Enterprises, Hyderabad Tendered Cost Rs. 1,484,319.17 

2. M/s Zaidi Enterprise, Karachi Tendered Cost Rs. 1,484,319.17 

Later on the committee members scrutinized and evaluated the bids technically, arithmetically and 
financially as per the criteria mentioned in the bidding documents. The both contractors submitted same 
tendered cost at Rs. 1,484,319.17. Procurement Committee evaluated the duly filled bidding documents 
and found that M/s Zaidi Enterprises, Karachi has related experience and possessed all related documents 
as per criteria mentioned in the NIT. Whereas, M/s Mazhar Enterprises, Hyderabad has not any 
documental proof of related experience as mentioned in the Bidding Documents. Bidders qualification 
duly signed by the procurement committee members is also annexed as Annexure-A and prepared the bid 
evaluation report which is annexed as Annexure-B. 

After detail discussion, the Committee recommended to award the coloring and painting work of Civil 
Engineering Department at MUET, Shaheed Z.A Bhutto Campus Khairpur Mir’s to M/s Zaidi Enterprise, 
Karachi at the evaluated cost of Rs. 1,484,319.17 because of having related experience as per criteria 
mentioned in the bidding documents. 

The meeting ended with the vote of thanks to and from the Chair. 


Engr. ussain Talpur 

Princii C, Khairpur Mir’s 

External Member 




Mr. Ghulam Mujtaba Abbasi 
Executive Engineering (Electrical) 
External Member 


Chairman Civil Engg. Deptt: 
MUET, SZAB Campus Khairpur 
Member 



MUET, SZAB Campus Khairpur 
Member/Secretary 


Engr.Sajjad Hussain Memon 
Project Director 

MUET, SZAB Campus Khairpur / Convener 


2 





SPPRA Serial No. 35264 



















0243 - 9280314 : 0 #* 




















ZutlEMlfri 


f 2017 







^Ujsyy 

J&* 

\fj*£ 

*/r*f 

M* 


♦ 2017/^07 

tr. 2017/^22 
*2017/^06 

5% 

.102 

2,000/- 

1.500 

<c* 

( f ^>01 iJ £ 

-1 


:g*A JdJ gjJ hd\^ta$ hi\ymt 

c_ v^ 1 ’ 1 www.muetkhp.edu.pkw^V tar c>J'^j!t^www.pprasindh.gov.pk^l-'w t )SPPRAL^^Zl.1 

-*«••' ' *V5%fct 1 J 1 ^ '£}jXzj/y 4 1 / 1 ».» / » j&-\ y^s& m 1,1 (Jy$y ^*»t) ^j^jyy *< d-'*— hflfJ\JT m|VZ2 \J)L 1 tilfjy 
w - 3 •»/£?t;i , ^’4 r 11:00 £C2017y^07X^^»<('kyi^J^ 

. U* -• A '-L.\f m \sL-^l<L C'sJfjf'j^iiJ' 'c )/(J lW i rtA r A /t d-^~ *if\- tfe- If 

- it- If UfcWTs? > ju*U>/wT ££^Jsjy[)/ . 2 

- v/i-lf u//5> r^JyjZl /~dtfJd05f^foy}yiS^j\f l d^^J ,}i ^Q&X'tJ J dfa}{Ss. .3 

-cfk-if yr^ & 1 j 1 »*i—y*>*t/ r "bc-'&f jJx .4 

- Jk-U Jk. y ><L 4- »y 1.000.000/Ve- fCiiic/ys; ^ ifc/fo nJ* . 5 


-^f/lr>6i 

i/tV yjgT'&J k&jdJtyts i^J'i/jx/d'S 


0243 - 9280314 :^ 



























/Z^ /?'//- %*t?- 




CJ 

03 


CT3 


OO 


03 

03 



Em s 


r-^j 


co <=^> 

fcZ OLD 




















The En4 



